ENGINEERING 
CHANGE 
NOTICE 


DART AEROSPACE 
LTD 


Distribution 
Reqd 
Resp 
Initial I Date 


DQA I QA Coonl. 
N 
QC Coonlinator 
y 
JMlEO 
Customer Technical Support 
y 
MB 
Marketing 
y 
SW 
Customer Onler Processing 
N 


I 
I 
I 


No 
AOROate: 
sC 
Approved By: 
OS 
General Manager Approval: 


AORYeslNo: 
Created By: 
Checked By: 


Date: 
10.11.26 
Job No.: 
Droduct No.: 
0407-802 
luct Name: AUTOMATIC OOOR OPENER KITS 


Distribution 
Reqd 
Resp 
Initial I Date 


ProdiJction Manager I Coonl. 
Y 
LL 
Purchasing Coonl. 
Y 
CL 
Production Engineering Coonl. 
y 
OL 


Reason for Change: 
Adding new documents and revised drawings 


ACR-0407-802-1 Rev. A. QR-0407-802-1 Rev. A. OOG-0407-802-1 Rev. A 
03552 Rev. G. 04107 Rev. B. 04108 Rev. B. 04111 Rev. B. 04115 Rev. B 


Documents 
Affected: 
STC SH1Q-44 ISSUE 1 
MOL-0407-802 Rev. A 
IIN-0407-802 Rev. A 
1IN-0407-802-1 Rev. A. IIN-0407-802-2 Rev. A. IIN-0407-802-3 Rev. A 


"" 
ICA-0407-802 Rev. 0 


PARTS MUST COMPLY 
PREVIOUS PARTS SATISFACTORY 
D 


# Quality Assurance 
ActIons 
Reqd 
Resp 
Notes 
Complete 


1 Notify Previous Customers 
N 


2 Notify Eurocopter France 
N 


3 


# Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 


4 Required DocumentsiOrawings Under Review 
N 
~.1'l'\.\- 
~.II.~ 
5 Update Master Document List (MOL) 
Y 
JPH 
MOL-0407-802 Rev. A 


6 Update Product Compatability Matrix 
N 
7 Create Eurocopter Form (FEE) 
N 
~otify TC I FAA of Change 
W 
. -. 


# Document Control Actions 
Reqd 
Resp 
Notes 
Complete 


10 Move Electronic Files 
Y 
KJ 


11 Update Blue/Pink/OSI Folder and Electronic Files 
Y 
KJ 
In,II.~.J. 
IoU- 


12 Update ApprovedlPreliminary PDF Files 
y 
KJ 
, 
In"/. 
13 Update Document Reconl (DR) 
,N 
v 


14 Update Product Development Summary 
N 
t~ 
15 Update QSI 021 andlor STC Approval List 
y 
KJ 
"J. 
-~ 
16 Update Parts I STC Database 
Y 
KJ 
J. I 


17 Update I Verify ARC Database 
Y 
KJ 
) 


18 Create I Update Change Record Form litem Canl Database 
Y 
KJ 
\..../ 


19 Create I Update PPP's 
Y 
KJ 


20 Update Document Control Database I Laminated Dwgs 
y 
KJ 
As required 
,II", 
lI\ 
.•... 


21 Update Grey Project I Electronic Binder PDF Files 
Y 
KJ 
0.1 
22 Update D-PartiM-Orawing/DSVOEO Master Binders 
Y 
KJ 
1./1 ;1 .•W~ 


23 
,.. 
.. \./ 


24 


Description.1 Action: 
•.... 
"5040NI(}2..()111-()12/-otS/-ot4f.:()1sr-o17J:U~Kits 
lifChange 001 


K 


- 0407-802-111/-113/-115/-117 
Kits at Change 001 
- 0206-802-021/-022/-023/-025/-0271-028/-033 Kits at Change 001 


- 0206-802-119/-121/-123/-125/-1271-129 
Kits at Change 001 


- 0206-802-0291-030/-031/-032 
Kits at Change 001 


- 0206-802-131/-133/-135 
Kits at Change 001 


- 0407-802-211/-213/-215 
Kits at Change 001 


- IIN-0407 -802 divided into 3 parts for easy reference 


ECN Verified & Complete: 
_ 
Date: 


H:\Forms\Engineering\approved online eng\ECNrevP.xls 


